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Message Text 



UNCLASSIFIED 

PAGE 01 BANGKO 11616 280549Z 
12 

ACTION FBO-01 

INFO OCT-01 EA-07 ADP-00 /009 W 

079358 

R 280439Z JUL 73 
FM AMEMBASSY BANGKOK 
TO SECSTATE WASHDC 5176 

UNCLAS BANGKOK 1 1616 

FOR A/FBO FROM LORA. 

E.O. 11652: N/A 
TAGS: ABLD, TH 

SUB J : A. WAREHOUSE, CONTRACT NO.S48-FBO-587, 

PROPERTY NO.05316 
B. PUERIFOY WATER SUPPLY SYSTEM, 

CONTRACT NO.S48-FBO-586, PROPERTY NO. 10316 

REF : A. GENERAL CONDITIONS FORM DS-1719 
B. SUPERVISOR'S HANDBOOK 

1. ARTICLE TEN REF (A) ALLOWS PARTIAL PAYMENTS ON BASIS OF WORK 
COMPLETED ONLY. WHEREAS, ARTICLE 12 (D) REF (B) STATES QUOTE 
MATERIALS DELIVERED ON THE SITE MAY BE TAKEN INTO CONSIDERATION 
AS SET FORTH IN DETAIL IN THE PRESENT GENERAL CONDITIONS UNDER 
PAYMENTS CLAUSE UNQUOTE. 

2. CONTRACTOR'S REQUEST FOR JULY PROGRESS PAYMENTS INCLUDE 
MATERIALS DELIVERED ON SITE BUT NOT IN PLACE. CONTRACTOR PURCHASED 
ALL THEIR REINFORCING BAR REQUIREMENTS AND OTHER CRITICAL MATERIALS 
EARLIER THAN THEIR SCHEDULED USE, IN ORDER TO BE WITHIN THEIR 
ORIGINAL BID COST ESTIMATES AND IN VIEW OF ESCALATING COSTS ON 
STEEL PRODUCTS, ETC. 

3. RECOMMEND APPROVAL PAYMENTS MATERIALS DELIVERED ON SITE 
LESS FIFTEEN PERCENT RETENTION. PLEASE ADVISE SOONEST. 

UNGER 

UNCLASSIFIED 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 28 JUL 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1 973BANGK01 1616 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: BANGKOK 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t1973076/aaaaadxi.tel 

Line Count: 51 
Locator: TEXT ON-LINE 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: 73 A. GENERAL CONDITIONS FORM DS-1 71 , 9 

Review Action: RELEASED, APPROVED 

Review Authority: izenbeiO 

Review Comment: n/a 

Review Content Flags: 

Review Date: 12 DEC 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <12-Dec-2001 by thomasv0>; APPROVED <13 MAR 2002 by izenbei0> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: A. WAREHOUSE, CONTRACT NO.S48-FBO-587, PROPERTY NO.05316 
TAGS: ABLD, TH 
To: STATE 
Type: TE 
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